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Message Text 

UNCLASSIFIED 

PAGE 01 TEGUCI 01958 031429Z 
ACTION ARA-10 

INFO OCT-01 ISO-00 EB-07 /018W 

031431Z 110080/41 

R022122ZMAY 77 
FM AMEMBASSY TEGUCIGALPA 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 6488 

UNCLAS TEGUCIGALPA 1958 

E.O. 11652: N/A 
TAGS: BEXP, HO 

SUBJ: FOREIGN GOVERNMENT TENDER - INVITATION TO PREQUALIFY 

1.215/01/T008 

2. 050277 

3. M. KROMHOUT 

4. 215 HONDURAS 

5. N 

6A. WRITE TO - 

6B. ANTONIO JOSE COELLO, GERENTE 
EMPRESA NACIONAL PORTUARIA (ENP) 

APARTADO POSTAL 18 
PUERTO CORTES, HONDURAS 

7. NA 


8. 061577 
9.201 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 TEGUCI 01958 031429Z 
10. PROPOSAL: 

9916499-95000. INVITATION TO PREQUALIFY FOR CONSTRUCTION OF 
FIRST STAGE OF PORT FACILITIES AT PUERTO CASTILLA, HONDURAS. 
ENP WILL SOLICIT BIDS DURING MONTHS OF SEPTEMBER AND OCTOBER, 
1977. PROJECT INCLUDES EOLLOWING: 
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1 . DREDGING 1 50,000 CUBIC METERS 

2. HYDRAULIC FILLING 500,000 CUBIC METERS 

3. A WHARE SUPPORTED BY PILES, 

450 METERS IN LENGTH 17,100 SQUARE METERS 

4. A TRANSIT SHED 3 ,000 SQUARE METERS 

5. A WAREHOUSE FOR STORAGE 3,000 SQUARE METERS 

6. AN OFFICE BUILDING 800 SQUARE METERS 

7. A BUILDING FOR CUSTOMS AND 

IMMIGRATION 800 SQUARE METERS 

8. A MAINTENANCE BUILDING 560 SQUARE METERS 

9. TWO OPEN SHEDS TO STORE LUMBER 3,000 SQUARE METERS EA. 

10. PAVING 185,000 SQUARE METERS 

11. UTILITIES (ILLUMINATIONS, ENERGY, 

COMMUNICATIONS, WATER, DRAINAGE) 

1 2. AN ELEVATED WATER TANK 300,000 GALLONS 

13. ATANKTOSOTOREPALMOIL 17,500 

14. THREE TANKS TO STORE FUEL 5,000 BARRELS EACH 

1 5 . A TANK TO STORE BUNKER FUEL OIL 20,000 BARRELS 

16. MISCELLANEOUS BUILDINGS (GUARD 
HOUSES, ELECTRIC CONTROLS, ETC.) 

II. INTERESTED FIRMS SHOULD REQUEST PREQUALIFICATION FORMS 
FROM TIPPETTS-ABBOTT-MCCARTHY-STRATTON, 345 PARK AVENUE, 

NEW YORK, N.Y. 10022, ATTENTION MR. IRVING GREENZANG, AND 
RETURNED TO THEM WITH COPY TO THE EMPRESA NACIONAL PORTUARIA, 

PUERTO CORTES, HONDURAS. 

BECKER 

UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 02-May-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977TEGUCI01958 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 54-1 055 

Format: TEL 
From: TEGUCIGALPA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 977051 02/aaaadkqr.tel 

Line Count: 88 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 9026e287-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 14-0ct-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2325951 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER - INVITATION TO PREQUALIFY 
TAGS: BEXP, HO 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/9026e287-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 
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